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Office  Petersburg  Railroad  Co.  ) 
February  lbth,  1860.  \ 

To  the  Stockholders  of  the  Petersburg  R.  R,  Co. 

In  compliance  with  the  By-Laws,  I  beg  leave, 
on  behalf  of  the  Board  of  Directors,  to  submit  the  following 
Report. 

The  statements  of  the  Treasurer,  herewith  submitted,  exhibit 
in  detail  the  business  of  the  Company  during  the  year  1S59,  and 
the  condition  of  its  affairs  on  the  1st  day  of  January,  1860. 
The  improvements  which  were  made  during  the  year,  and  the 
present  condition  of  the  road  and  its  equipments,  will  appear  by 
reference  to  the  report  of  the  General  Superintendent,  which 
likewise  accompanies  this  report. 

From  an  examination  of  these  documents  it  will  appear,  that 
the  business  of  the  Company  during  the  past  year  was  prosper- 
ous in  all  its  branches.  The  receipts  from  travel  were  equal  to 
those  of  any  previous  year,  exceeding  those  of  1858  by  more 
than  ten  thousand  dollars,  while  the  receipts  from  freights  consid- 
erably exceeded  those  of  any  former  year.  The  following  com- 
parative table  exhibits  the  receipts  from  each  of  these  sources 
for  the  last  five  years,  made  up  from  the  1st  January  to  the  31st 
December  of  each  year, — the  receipts  of  1855  embracing  those 

of  the  Greensville  Company. 

Freights.  Passengers. 

1855 149.534  07 106.176  56 

1856 140.296  76 129.597  44 

1857 135.267  16 128.259  32 

1858 164.956  02 1 18.602  44 

1859 175.169  37 129.606  68 

The  receipts   from  inward  freights  during  the  year  1859  fell 
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short  of  those  of  the  year  1858  by  a  few  hundred  dollars,  while 
they  exceeded  those  of  1857  by  about  $30,000,  and  those  of 
1856  by  over  $20,000.  The  receipts  from  outward  freights  in 
the  year  L859  exceeded  those  of  1858  by  about  $10,000,  and 
those  of  1856  and  1857  respectively,  by  a  little  more  than  that 
amount.  This  comparison  cannot  readily  be  carried  back  beyond 
the  year  1856,  in  consequence  of  the  mode  in  which  the  accounts 
were  kept  prior  to  that  year. 

The  following  table  shows  the  quantity  of  each  of  several 
leading  articles  of  inward  freight  during  the  last  live  years,  made 
up  from  January  1st  to  December  31st  of  each  year. 


Bales 

Hhds. 

Bushels 

Barrels 

Boxes 

of 

of 

of 

of 

of 

Cotton. 

Tobacco. 

Grain. 

Flour. 

Tobacco. 

1855.. 

14.812 

11.846 

307.534 

4.057 

12.371 

1856.. 

11.834 

11.593 

280.210 

6.436 

931 

1857.. 

10.632 

10.300 

242.447 

3.892 

361 

1858.. 

26.339 

12.391 

299.528 

5.680 

749 

1859 . . 

23.377 

14.359 

299.088 

3.443 

4.502 

The  facts  embodied  in  the  foregoing  tables  establish,  that  the 
business  of  the  road  in  the  transportation  of  produce  and  mer- 
chandize, has  with  slight  fluctuations,  been  steadily  progressive, 
and  this  fact  would  be  exhibited  in  a  still  stronger  light,  if  the 
comparisons  were  carried  further  back.  The  progressive  im- 
provement of  the  country  in  population  and  production,  the 
opening  of  new  lines  of  communication,  the  advance  of  Peters- 
burg and  Richmond  in  trade  and  population,  and  the  improved 
navigation  of  the  Appomattox  River,  justify  the  anticipation  that 
this  branch  of  our  business  will,  at  least,  be  fully  maintained  in 
future  years,  notwithstanding  any  competition  that  is  likely  to 
arise.  It  has  been  the  experience  of  this  Company  heretofore,  that 
the  operation  of  causes  of  this  character  has  more  than  counter- 
balanced the  effect  of  rival  improvements  in  diverting  trade  and 
produce  in  other  directions. 
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The  opening  of  the  great  line  of  travel  between  the  North 
and  the  South  by  way  of  Lynchburg,  Chattanooga,  &c,  which 
took  place  on  the  1st  June,  1S5S,  had  the  effect,  as  was  antici- 
pated, of  diverting  from  the  Atlantic  line,  of  which  our  road 
forms  a  part,  a  considerable  portion  of  the  southern  and  south- 
western travel.  The  diversion,  however,  has  hardly  been  as 
great  in  point  of  numbers  as  might  have  been  anticipated,  and 
the  first  of  the  foregoing  tables  shows  that,  notwithstanding  the 
reduction  of  numbers,  there  has  been  no  falling  off  in  the  reve- 
nue of  the  Company  from  travel.  The  receipts  from  that  source 
during  1859,  were  a'little  more  than  they  had  ever  been  in  any 
former  year.  This  fact  is  to  be  attributed  mainly  to  the  re-ad- 
justment of  the  through  ticket,  to  which  allusion  was  made  in 
the  last  annual  report,  by  which  better  rates  were  secured  to  this 
Company. 

It  is  but  reasonable  to  anticipate  that  a  still  further  diversion 
of  travel  from  this  line  will  be  occasioned  by  the  recent  comple- 
tion of  the  Orange  and  Alexandria  and  Mississippi  Central  Rail- 
roads. But  it  is  believed  by  many  whose  opinion  is  entitled  to 
great  weight,  that  these  losses  will  be  in  a  great  measure  made 
up  to  us  by  the  influence  of  other  improvements  which  are  in 
progress,  and  especially  of  the  Florida  Railroad  and  the  lines  of 
steamers  on  the  Gulf  with  which  it  will  connect.  However 
this  may  prove  to  be,  it  is  certain  that  the  immense  region  for 
which  the  western  route  either  affords  no  competition  at  all,  or 
competes  with  no  advantage  over  this  line,  must  always  supply 
a  large  travel  to  this  line,  which  will  increase  with  the  growth 
and  development  of  the  country. 

This  line  has  been  in  a  remarkable  degree  exempt  from  serious 
accidents,  and  its  connections  have  been  made  with  great  regu- 
larity.*    Probably  no  line  in  the  country  of  equal  length  has  been 


*  In  a  recent  publication,  founded  upon  data  obtained  from  the  Post  Office 
Department,  it  is  stated  that  out  of  508  mails  sent  from  New  York  to  Charleston 
from  July  1st,  1858,  to  March  21st,  1859,  (the  service  being  double  daily,  except 
Sundays,  when  only  a  single  mail  was  sent,)  484  were  carried  through  in  schedule 
time,  leaving  only  24  behind  time,  of  which  21  were  only  twelve  hours,  and  the 
remaining  three  only  twenty-tour  hours,  behind  time. 
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more  fortunate  in  these  particulars.  And  during  the  entire  period 
since  the  Petersburg  Railroad  commenced  its  operations,  now 
more  than  twenty  five  years,  not  a  single  passenger  has  been 
killed  upon  it,  and  and  not  one,  it  is  believed,  has  suffered  any 
serious  injury.  These  facts  cannot  fail  to  recommend  the  line 
to  the  continued  favor  of  the  public. 

The  subject  of  expediting  the  mails  between  New  York  and 
New  Orleans  has  for  some  time  past  engaged  the  attention  of  the 
Post  Office  Department.  The  plan  has  been  proposed  of  requir- 
ing the  contracting  parties  to  carry  the  mails  through  "on  guaran- 
teed time,7' — that  is,  that  the  pay  of  the  trip  shall  be  forfeited 
without  excuse,  if  the  mails  are  not  delivered  within  the  time 
stipulated.  In  pursuance  of  this  plan,  the  Department  adver- 
tised during  the  last  summer  for  proposals  for  carrying  the  mails 
between  Portland,  Me.  and  New  Orleans.  An  association  of 
companies  extending  from  New  York  to  New  Orleans  proposed 
to  carry  the  mails  between  those  cities  by  way  of  Charleston, 
S.  C.  and  Fernandino  and  Cedar  Keys,  Fla.  in  three  day  and  a 
half,  for  the  gross  sum  of  $200,000  over  and  above  the  regular 
rates  of  compensation.  This  Company  united  in  that  proposal. 
There  has,  it  is  understood,  been  a  competing  proposition  by  the 
western  line.  The  final  decision  of  the  Department  was  defer- 
red to  await  legislation  by  Congress. 

It  has  been  the  policy  of  the  Board  to  improve  the  track  of 
the  road  from  year  to  year,  by  relaying  the  worst  portions  of  it 
with  new  iron.  About  four  and  a  half  miles  of  the  main  track 
have  been  relaid  in  this  way  since  the  1st  January,  1859,  and 
within  the  last  four  years  about  eleven  and  a  half  miles  of  the 
main  track  have  been  relaid.  If  this  policy  is  carried  out  in  the 
future,  the  whole  road  will  in  a  few  years,  and  as  soon  as  it  be- 
comes necessary,  have  been  entirely  relaid,  without  adding  a 
dollar  to  the  indebtedness  of  the  Company, — the  whole  expense 
being  met,  without  difficulty,  from  year  to  year,  out  of  the  current 
profits. 

Since  the  last  annual  meeting  the  Board  have  secured  to  the 
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Company,  by  purchase  from  the  owners  of  "  Jariatt's  Hotel" 
in  Petersburg,  the  use  of  the  lot  in  front  of  the  Hotel  building, 
which  had  been  used  for  many  years  by  license  and  permission 
only.  The  present  arrangement  of  the  warehouses  and  passen- 
ger depots,  making  it  indispensable  to  cross  this  lot  with  both 
freight  and  passenger  trains,  and  the  great  inconvenience  to 
which  the  Company  might  have  been  subjected  by  a  withdrawal 
of  the  permission  to  do  so  by  the  owners  of  that  property,  made 
it  an  object  of  much  interest  to  the  Company,  in  the  estimation 
of  the  Board,  to  place  the  right  of  the  Company  to  the  use  of 
the  lot  upon  a  footing  which  could  not  be  disturbed.  The  terms 
of  the  arrangement  may  be  seen  by  reference  to  the  deed,  a  copy 
of  which  accompanies  this  report. 

During  the  last  summer  surveys  and  estimates  were  made  for 
the  road  and  bridges  between  Garysburg  and  Weldon.  It  was 
deemed  expedient,  however,  to  postpone  the  execution  of  that 
work,  the  Board  believing  that  they  would  be  able  to  obtain  from 
the  legislature  of  North  Carolina,  an  extension  of  the  time  limited 
by  the  late  act.  The  contract  with  the  Seaboard  and  Roanoke 
Railroad  Company  for  the  use  of  their  road  and  bridge,  between 
Garysburg  and  Weldon,  was  consequently  extended,  on  the  same 
terms  as  before,  until  the  11th  day  of  July,  1864. 

The  statement  C  of  the  Treasurer  shows  that  the  debt  of  the 
Company  on  the  1st  day  of  January,  I860,  (exclusive  of  hiring 
bonds  and  other  expenses  of  the  last  year,  payable  as  presented, 
and  most  of  which  have  already  been  paid  off,)  consisted  of  7 
per  cent,  coupon  bonds,  amounting  to  $102,500,  and  a  balance 
of  the  six  per  cent  bonds  issued  for  dividend  in  July,  1854, 
amounting  to  $4,976  50.  A  part  of  this  last  amount  has  been 
paid  off  since  the  1st  January,  and  the  whole  of  it  would  have 
been  if  the  parties  had  been  willing  to  receive  it,  and  the  amount 
of  the  7  per  cent  coupon  bonds  has  been  reduced  to  $102,000 
by  the  redemption  of  one  of  those  bonds  of  $500. 

It  may  be  mentioned  as  a  fact,  of  which  there  are  but  few,  if 
any,  examples  in   the  history  of  Railroads,  that  this  Company 
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has  not  given  its  note  or  acceptance  for  any  purpose,  (excepting 
annual  hiring  bonds,)  and  has  not  had  a  note  or  acceptance  out- 
standing against  it  (except  the  six  and  seven  per  cent  bonds 
above  mentioned,  and  hiring  bonds,)  for  a  period  of  more  than 
twenty  months. 

The  Petersburg  Railroad  was  opened  to  Blakely  on  the  north 
bank  of  the  Roanoke  in  the  summer  of  1834.  Since  that  time, 
besides  the  extinguishment  of  a  large  debt  for  construction  and 
equipment,  and  the  payment  of  expenses,  the  road  has  been  ex- 
tended, at  a  heavy  expense,  to  Weldon,  on  the  other  side  of  the 
Roanoke, — the  entire  main  track  has  been  twice  relaid,  once 
with  heavy  fiat  rail,  and  once  with  heavy  U  rail, — the  Gaston 
branch  of  18  miles  has  been  relaid  with  T  rail,  and  entirely  re- 
constructed,— more  than  one-sixth  of  the  main  track  has  been 
relaid  for  the  third  time, — depots,  warehouses,  shops,  &c,  have 
been  built,  and  dividends  to  the  amount  of  nearly  one  million  of 
dollars  have  been  paid  in  money.  All  this  has  been  done  out 
of  the  clear  profits  of  the  Company,  with  the  exception  of  about 
one  hundred  thousand  dollars,  represented  by  the  bonds  now 
outstanding.  More  than  half  of  this  amount  could  now  be  paid 
off  by  the  reserved  fund  in  hand,  if  the  holders  of  the  bonds 
would  consent  to  receive  it.  Thus  the  Petersburg  Railroad  has 
not  only  contributed  immensely  to  the  business  and  prosperity  of 
Petersburg,  but  has  vindicated  the  wisdom  of  its  projectors  as 
a  successful  and  profitable  enterprise. 

A  detailed  account  of  the  dividends  is  contained  in  the  Treas- 
urer's statement  G. 

Respectfully  submitted, 

WM.  T.  JOYNES, 

President. 
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From  Jarratt  &  Cole  to  the  Petersburg  Railroad  Company. 


This  Indenture,  made  this  10th  day  of  March,  1859,  between  John  Jarratt 
and  John  Cole  of  the  one  part,  and  the  Petersburg  Railroad  Company  of  the  other 
part,  witnesseth  :  That  in  consideration  of  the  sum  of  three  thousand  dollars  to 
them  paid  by  the  said  Petersburg-  Railroad  Company,  they,  the  said  John  Jarratt 
and  John  Cole,  have  granted  and  do  hereby  grant  to  the  said  Petersburg  Railroad 
Company,  the  right  and  privilege  of  maintaining,  continuing  and  using  the  several 
railroad  tracks  which  the  said  Company  now  have  running  across  the  lot  in  Pe- 
tersburg known  as  Jarratt's  Hotel,  and  belonging  to  the  said  Jarratt  and  Cole,  as  the 
said  tracks  now  run, — that  is  to  say,  a  track  with  two  branches  running  diago- 
nally across  said  lot  and  across  Union  street  into  the  said  Company's  depot  lot, 
and  used  generally  for  freight;  and  another  track,  also  running  diagonally  across 
the  said  Hotel  lot  and  nearer  to  the  Hotel  than  the  other  tracks  aforesaid,  and  run- 
ning also  across  Union  street  and  into  said  Company's  depot  lot,  and  used  gener- 
ally for  passengers,  and  the  right  to  make  use  of  the  said  several  tracks  for  the 
accommodation  and  conveyance  of  their  trains  for  passengers  and  freight ;  and 
also  the  right  to  make  use  of  the  said  lot  in  front  of  the  Hotel  as  they  have  here- 
tofore been  accustomed  to  use  the  same  for  the  accommodation  of  their  trains  and  of 
the  omnibusses,  carriages,  wagons  and  other  vehicles  running  to  and  from  the  said 
trains,  and  for  the  accommodation  and  convenience  of  passengers  and  others  arriv- 
ing and  departing  in  the  said  Company's  trains.  But  upon  the  express  condition, 
that  the  rights  and  privileges  aforesaid  shall  cease  and  determine,  and  that  the 
land  occupied  and  used  by  the  said  Railroad  Company  by  virtue  thereof,  shall  revert 
to  the  owners  of  the  said  land  at  the  time  being,  whenever  and  as  soon  as  the  said 
Company  shall  discontinue  and  abandon  the  said  tracks,  or  discontinue  and  aban- 
don the  use  of  their  present  depot  lot  aforesaid  ;  in  which  event,  the  said  Company 
shall  be  at  liberty  to  remove  their  said  tracks  from  the  said  land,  and  shall  regrade 
the  surface  of  the  ground  from  which  they  shall  be  so  removed. 

And  the  said  Company  further  agree,  that  the  said  John  Cole  and  his  wife  shall 
be  at  liberty  to  travel  free  of  charge  over  the  Petersburg  Railroad  as  long  as  he, 
the  said  John  Cole,  shall  be  interested  as  owner,  or  part  owner,  of  the  said  lot 
known  as  Jarratt's  Hotel. 

In  witness  whereof  the  said  parties  of  the  first  part  have  hereto  set  their  hands 
and  seals  the  day  and  year  aforesaid|  and  William  T.  Joynes,  President  of  the 
Petersburg  Railroad  Company,  has  signed  the  name  and  affixed  the  seal  of  the 
said  Company.  JOHN  JxlRRATT,    [seal.] 

JOHN  COLE,  [seal.] 

WM.  T.  JOYNES, 
President  Petersburg  Railroad  Co, 
City  of  Petersburg,  s.  c. 

I,  Wesley  Grigg  a  justice  of  the  peace  of  the  said  city  of 
Petersburg,  in  the  state  of  Virginia,  do  hereby  certify  that  John  Jarratt  and  John 
<!<>le,  whose  names  are  signed  to  the  foregoing  writinor  dated  March  10,  1859,  have 
acknowledged  the  same  before  me  in  my  city  as  their  act  and  deed,  and  that 
Wm.  T.  Joynes,  President  of  the  Petersburg  Railroad  Company,  whose  name  is 
also  signed  to  the  said  writing,  has  also  acknowledged  the  same  before  me  in  my 
said  city  as  the  act  and  deed  of  said  Company. 

Given  under  my  hand  this  10th  March,  1859.  WESLEY  GRIGG,  J.  P. 


In  the  Clerk's  Office  of  the  Hustings  Court  of  the  City  of  Petersburg,  March  10,  1859. 
This  deed  from  John  Jarratt  and  John  Cole  to  the  Petersburg  Railroad 
Company  was  this  day  lodged  in  said  office  and  with   Ihe  certificate   annexed,  ad- 
mitted to  record,  the  tax  on  the  same  being  first  paid. 

Teste— 

E.  M.  MANN,  P.  C. 
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Treasurer's  Office,  Petersburg  R.  R,  ) 
Petersburg,  Va.,  Feb' y  21st,  1860.  ] 

Wm.  T.  Joynes,  esq.,  President: 

I  herewith  submit  my  annual  statements  of  the 
business  of  the  Company,  for  the  year  ending  31st  December, 
1859,  and  the  condition  of  the  Company  on  that  day. 

STATEMENT  A 

shows  the  transportation  business  for  each  month,  compiled  from 
the  returns  of  the  various  agents,  distinguishing  between  passen- 
gers and  freight,  and  different  kinds  of  freight,  to  which  is  an- 
nexed the  statement  for  the  year  1858. 

STATEMENT  B 

contains  the  final  balance  sheet,  exhibiting  a  full  statement  of  the 
assets  and  liabilities,  and  is  designed  to  show  the  actual  present 
value  of  the  property  of  the  Company,  (see  General  Superinten- 
dent's report.)  It  also  exhibits  the  amount  due  by  the  Company 
on  the  31st  day  of  December,  for  merchants'  accounts,  wood, 
cross-ties,  lumber,  oil,  materials  and  labor,  hiring  bonds,  and 
other  accounts  oustanding  on  that  day. 

STATEMENT  C 

shows  the  entire  funded  debt  of  the  Company  in  detail. 

STATEMENT  D 

exhibits  classified  monthly  statements  of  receipts  and  disburse- 
ments of  cash,  as  reported  to  each  monthly  meeting  of  the  Board 
of  Directors. 
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STATEMENT  E 

exhibits  a  general  view  of  the  receipts  and  cash  in  the  aggregate. 
STATEMENT  F 

shows  the  amount  charged  to  transportation,  as  per  drafts  from 
the  General  Superintendent's  office. 

STATEMENT  G 

shows  the  amount  paid  in  dividends  to  the  1st  of  January,  1860, 
inclusive. 

Very  respectfully, 

DAVID  G.  POTTS, 

Treasurer. 
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TREASURER  S    REPORT. 


STATEMENT  B 

Exhibiting  the  Assets  and  Liabilities  of  the  Petersburg  Rail  Road 
Company,  January  1st,  1860. 


ASSETS 


Value  of  Real  Estate  and  Personal  Property  owned  by 
the  Company  at  this  date,  per  inventory,  and  reported 
in  detail  by  Gen"  1  Superintendent. — (See  his  report, ) 

DEBTS  DUE  TO  THE  COMPANY 

On  account  of  Earnings  for  1859. 

Adams'  Express  Co.,  transportation  for  Decern' r, 

Baltimore  &  Ohio  R.  R.,  tickets  sold  in  Baltimore.... 

Char.  &  S.  C.  R.  R.,  tickets  sold  in  Columbia, 

Central  Railroad,  tickets  sold  in  Savannah,  &c, 

Cox,  Bramard  &  Co.,  tickets  sold  in  Mobile, 

R.  Geddes,  agent,  tickets  sold  in  New-Orleans, 

Georgia  Railroad  Co.,  tickets  sold  in  Atlanta, 

A.  Horner,  tickets  sold  in  Philadelphia, 

Mont.  &  TV.  P.  R.  R.  Co.,  tickets  sold  in  Montgomery 

Muscogee  R.  R.  Co.,  tickets  sold  in  Columbus 

North-eastern  R.  R.  Co.,  tickets  sold  in  Charleston, 
Richmond  &  P   R.  R.  Co.,  tickets  sold  in  Richmond, 

H.  J.  Southmayd  tickets  sold  in  New- York, 

South  Carolina  R.  R.  Co.,  tickets  sold  in  Augusta,... 

On  account  of  old  balances  : 

Henry  D.  Bird,  for  balance  unpaid, 

H.  S.Jeter,  for  balance  unpaid 

Q.  &  TV.  L.  Morton,  for  balance  unpaid, 

Ya.  &  N.  C.  Planing  and  Lum.  Co.,  balance  unpaid, 
Wilmington  &  "\Y.  R.  R.  Co.,  for  balance  unpaid,... 

On  account,  by  sundry  ijersons  : 

M.  H.  Hobbs,  paid  medical  services  for  slave, 

John  W.  Spires,  paid  medical  services  for  slave, 

Amount  cash,  §c. 

Bills  receivable,  (due  in  January,) 

Savi  ngs  Banks 

Post  Office  Department, 

Bank  of  Virginia, 

Exchange  Bank, 

Farmers  Bank, 


375 
134 
172 

77 
61 


78i48 


285 
182 
171 
12 
.596 
.8-43 
641 
.032 


4.621 

114 

15 

589 

938 


67.042 
20.000 
19.675 
15.884 
10.533 
14.085 


Si. 260. 124  96 


6. 665 


6.277 


147.220 


Sl.420.291 
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TREASURERS    REPORT. 


STATEMENT  B 

Exhibiting  the  Assets  and  Liabilities  of  the  Petersburg  Hail  Road 
Company,  January  1st.  1860. 


LIABILITIES: 


To  Capital  Stock  for  8.832  shares,  at  $100   per  share, 


DEBTS  DUE  BY  THE  COMPANY 


Seven  per  cent  Coupon  bonds, 

Scrip  dividends  of  1854,  due  1st  July,   1864,  balance, 


Dividends  unpaid  on  individual  stock, 

On  account  of  Receipts  of  1859  for  other  companies  : 


To  Raleigh  &  Gaston  Railroad  Co 

Richmond,  Fred.  &  Potomac  Railroad  Co. 

Roanoke  Valley  Railroad  Co., 

Wra.  H.  Wesson,  agent, 

South-side  Railroad  Co., 

S.  D.  Wallace,  agent, 


On  account  of  charges  on   Transportation,  sundry  per- 
sons, per  returns  General  Superintendent''  s  office,  viz : 

Merchants'  account  for  1859, 

Wood,  cross-ties,  lumber,  oil,  materials  and  labor 

Seaboard  and  Roanoke  Railroad  Co., 

Salaries  of  Officers, 

Losses  

Hiring  bonds  unpaid  January  1st,   1 8G0, 


To  Amount  liabilities  to  all  sources, 

Excess    of  assets  over  liabilities,    which  is  the 
increase  value  of  stockholders'  shares 


102.500 
4.976 


6.521 
808 
613 
111 


15 
09 
51 
00 

98  04 


6.442 
4.549 
1.375 
1.412 
112 
IT. 614 


.200 


107 


00 


8.186 


$1,031 
389 


.506 
,201 
.090 


% 1.420. 291  58 
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STATEMENT  C 

Showing  the  Debt  due  1st  January,   1860,  except  Hiring  Bonds  and 

Expenses. 


Balance  of  six  per  cent  bonds  due  July  1st,  1864,  .     .  • 

A  mount  seven  per  cent  Coupon  Bonds  payable  as  follows  . 


Due  January  1st,  1863,  ......  $20,000  00 

1864,  .....  3.000  00 

1865, 21.000  00 

1866, 10.500  00 

1867,  .....  15.000  00 

1868,  .....  4.500  00 

1869,  .     .     .     .     ,  5.000  00 

1870, 2.500  00 

1871 4.000  00 

1872,  .....  17.000  00 


4.976  50 


102.500  00 


$107,476  50 


Note.— Of  the  above  amount  of  $4,976  50,  the  sum  of  $093  has 
been  paid  off  since  the  1st  of  January.  The  whole  amount  will  be 
paid  off  as  soon  as  presented. 

A  seven  per  cent  bond  for  $500  has  also  been  paid  off  since  the  1st 
of  January,  leaving  $102,000  of  those  bonds. 

d.  a.  POTTS, 

Treasurer. 


^ 
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STA.TEME3STT 

r». 

Classified  Monthly  Receipts  and  Disbursements  of  the  Petersburg  Railroad 

Company,  from  1st  January,  1859,  to  'ilst  December,  1859. 

RECEIPTS. 

1859  . 

fit 

a 

I1 

IS 

j  a 

% 

< 

is 

1 

| 

1 

1 

TOTALS. 

10.404  95 
29.223  10 
41.808  41 
33.088  88 
32.177  08 
34.732  16 

39.894  25 

37.275  93 
30.520  50 
31.101    42 
28.313  49 

2.437  03 
2.359  32 
2.8C3  58 
3.085  25 
1.189  12 
1.087  33 
1.347  91 
5.220  39 

3.600  11 

4.800  00 

300  00 
300  00 
300  00 
375  00 
375  00 
375  00 
375  00 
375  00 
375  00 
375  00 
375  00 
375  00 

26  47 
15  00 
4  91 

17  05 

■I  54 

22.141  08 
30.720  *-i 
11  001   58 
311. 1103   111 
33.141  xn 
30.108  nil 
1,  031  93 
50.008  -14 
42.200  24 

54.1 1 

•11.202   12 
■18. 2111  21 

139  no 

3  51 

17  j  80 

■J  I  79 
10  27 
6  90 

,:  ;:;"■  5? 

Scomber 

35  28 

0  34 

18  20 

'I.'l-.il    llll 

5.275  34 
15.105  23 

15  7  1 

96   IK 

80  00 

387.190   12 

39.900  38 

4  BO 1 

■1.275   00 

178   14 

1.330  03 

101   08 

55.030  Til 

08  25 

$-1113.810  11 
53.118  66 

Cosli  on  liund 
Add  error  in  E 

iiinuiuy  1st,  1 

Mining-:  Lank  account   in  Marcli,  ., 

$541,588  12 

$541,688  VK 

DISIBTTRSEMENTS. 

=  3 

l 

7  -- 

1 

f 

n  0 

| 

CUKliE.VT     Y  E  --V  11 . 

PREVIOUS     YEARS. 

1       -^ 

s 

- 

1 

1: 

1 

J 

TOTALS. 

1859. 

< 

s  1 

-J 

!i 

1 

1 

% 

Jl 

1 

Ii 

I 

1 

January... 

Fi-lnuim. 
Miu-ili...... 

April 

May 

Juno 

.Nil. 

Aiii-ui-l-- 

'y,::::::: 

.in,:,-,;  M 

4.411  23 
01  2  I 

180  us 
1.437  C! 

438  13 

40  24 



1.420  41 

2  '    "  '",' 

48  6G 
90  03 

it:  :■ 

1.692  29 

1.873  45 
2.415   13 

2  .'■:.  i. 

538  71 

3.045  29 
448  75 
471   74 
119  09 

122  57 

8  75 
1  25 

1   40 
4    15 
10  88 

73    17 

U   ■'■. 
47  21 

in  HI 
82  47 

"7  i'r. 
3  27 

•1.331    90 
1    i::u  (id 

231   15 
80  21 

1.261    77 

5.117  OO'J  2,105  00 

j 

- 

™I 

00.008  13 
1 6  1138  25 
28.183   83 
30.402  21 
1         10.008   11 
01.114    ,1 

111.373   33 
-13.528   13 
40.423  on 
18.100  58 
I        50.845  35 

>y..uV- ::::::: 

_■   "i;             2    ■  -■        2                     il       :       ;   :  ■        .-■■     ■■ 
12.387  4i       I   U  2  1  ■     1.231  7!                                            1.020  81     7.551   41        081   91 

19  48 

10  oS||::::::::: 

ii      -.-    , 

I2I.K22    <■:  i;i:.i>25   '■'       r-.7-.iT  ii- 

333  5! 

..:  I    ■      ■    „■    325   Ii'  401   Oo!l25.580  62:-10.848  791'  1.283  I1H3.I.2OI  90|iOl.098  941'  f».078  C3 

4.844  39 

454    40 

:\;  m. 

:■   ■■■'    17 

7.531  2-1 

1  201    77 

20  05 

$5111.0118  39 
1(1  80 

4117,113  58 

Add  on 

tana  Jnn°nnryl«rl' 

$511,588  18 

,JHv 
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STATEMENT  E. 


Receipts  and  Disbursements  of  Cash  for  the  year  ending  31st  Dec.  1859. 


n  k  c  e:  i  x3  t  s  : 

Received  for  gross  amount  freight  and  passengers $38*7.196  12 

"         from  other  Companies, , 39.000  38 

"         from  Post  Office  Department, 4.800  00 

"         from  Adams'  Express  Co., 4. 275  00 

"         on  account  old  debt, 178  14 

"         for  interest, 1.330  63 

"         for  drawbacks  on  Running  account, 161  08 

"         for  bills  receivable,  notes  discounted  by  the  Company, 55.930  57 

c;         for  Transportation  account, 98  25 

. ' ;         for  difference  in  Exchange  bank  account  in  March, 06 

Cash  on  hand  1st  January,   1859, 53.718  75 


Pa 


$547,588  78 

DISBURSEMENTS: 

I  for  bills  receivable,    notes  discounted, $121,822  83 

dividends, 66.025  50 

interest,  coupon  bonds,  and  scrip  bonds, 8.797  08 

Wilmington  and  Weldon  Co., 333  59 

Raleigh  &  Gaston  Co., 92.134  65 

toother  Companies, 26.925  11 

construction,  401  00 

transportation  expenses,  current  year 137.092  19 

transportation  expenses,  previous  years, 31.107  93 

scrip  dividend  due  1st  July,  1864, 19.450  50 

salaries,  balance  due  for  1858, 2.165  00 

on  account  transportation  charges, 292  Qt> 

profit  and  loss, 20  95 

coupon  bond,    7  \)er  cent,  redeemed, 500  00 

for  error  in  entering  checks  in  April,  16  80 

Cash  on  hand  1st  January,    I860 40.503  59  $547,588  78 


£^ 


*P    )  18  !  I!  '■    ',  •: !J>:      i:  I'  CO!!  !! 


STATEMENT  F. 


Transportation  Expenses  for  the  year  ending  31s£  December,   1859. 


Depot  account, '  .  $25,580  82 

General  Management  account. 10  848  79 

Losses  account,         1.283  11 

Maintenance  of  Way  account,    . 33.201  90 

Running  account 61.098  94 

Stores  account, 5.078  63 


Amount  paid  by  drafts  from  Gen'l  Supt's  office,     .     .     .$137,092  19 
This  amount  to  the  credit  of  Running  account,     .     .  161  08 


Total  amount  charged  to  Transportation  expenses  f°r  1  &-(€>«  gq-i    11 
the  year  ending  31st  December,  1859,  j  * 


il5 


3D 


St 


TREASURER  S    REPORT. 


STATEMENT  G. 


Statement  showing  the  Dividends  <paid  by  this  Company. 


WHEN  PAID. 


Months 


November  1st,...;  

May  1st, 

November  1st, 

No  Dividends  from  Nov.  1836,  to 

June  1st,  1838. 

June  1st, 

November  1st, 

June  1st, 

December  1st, 

June  1st, 

June  1st, 

December  1st, 

No  Dividends  from  Dec.  1841,  to 

July  1st,   1844. 

July  1st, 

January  1st,  

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

Jan  uary   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st,.... 

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

No  Dividends  in  1855. 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st, 

July  1st, 

January   1st, 


Tatol  amount  paid  for  dividends, 


Years. 


1835 
1836 
1836 


1838 
1838 
1839 
1839 
1840 
1841 
1841 


1844 
1845 
1845 
1846 
1846 
1847 
1847 
1848 
1848 
1849 
1849 
1850 
1850 
1851 
1851 
1852 
1852 
1853 
1853 
1854 
1854 

1856 
1856 
1857 
1857 
1858 
1858 
1859 
1859 
1860 


"Whole 
number 
of  Shares 


6.025 
6.055 
6.055 


6.055 
6.055 
6.055 
6.055 
6  055 
6.055 
6.055 


7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 
7.690 

8.774 
8.794 
8.818 
8.832 
8.832 
8.832 
8.832 
8.832 


Per 

cent. 


n 
if 

2" 

3 

3 

3 

3£ 

H 

3* 

34 

4" 

3 

4 

3* 

H 


3£ 
3* 

11 

1-J 
3" 


4 


AMOUNT. 


30.125 
30.275 
30.275 


24.220 
21.192 
21.192 
18.165 
18.165 
24.220 
18.165  00 


11.535 
11.535 
15.380 
23.070 
23.070 
23.070 
26.915 
26.915 
26.915 
26.915 
30.760 
23.070 
30.760 
26.915 
26.915 
23.070 
26.915 
26.915 
26.915 
26.915 
26.915 

13.161 
IS. 215 
26.454 
26.496 
26.496 
26.496 
30.912 
35.328 
44.160 


$990,098  00 


% 


^\ftn%imh\x\j$%tfmi< 


Office  Petersburg  Railroad  Co.  1 
February  Ibth,   1860.  \ 

To  the  President  and  Directors  of  the  Petersburg  R.  R.  Co. 

Gentlemen  : 

1  respectfully  submit  my  annual 
report  of  the  operations  upon  the  Petersburg  Railroad  for  the 
year  1859,  and  its  condition  at  the  end  of  that  year. 

The  whole  expenditure  for  management,  construc- 
tion, &c,  as  per  my  statement  A., 16S.389  78 

To  the  above  add  amount  of  liabilities  for  same, 

outstanding  January  1st,  1860, 31.506  44 


199  896  22 
Deduct  amount  paid  in  1859  for  debts  of  previous 

years,.. 31.129  22 


$168,767  00 
From  the  above  amount  should  also  be  deducted 
the  increased  value  of  the  company's  property 
as  per  inventory  I,  in  detail, „ .        36.598  55 


Showing  the  actual  amount  properly  chargeable  as 
expenses  of  transportation  and  management  of 
the  road  for  the  year  to  be $132,164  58 


It  will  be  seen  from  the  above  statement,  if  the  amount  paid 
for  permanent  improvements  and  on  account  of  previous  years 
be  taken  from  the  gross  expenses,  the  amount  chargeable  to 
operating  the  road  would  be  $132,000,  which  deducted  from 
the  gross  receipts  leaves  $197,000  as  the  actual  profit,  or  nearly 
20  per  cent  upon  the  whole  capital  and  indebtedness. 


-vBL _  ^H 


superintendent's  report.  21 


The  current  expenses  of  1859  are  greater  than  those  of  1858, 
but  not  greater  in  proportion  to  the  amount  of  receipts  in  the 
respective  years  ;  the  proportion  of  expenses  to  receipts  is  about 
the  same  in  each  year. 

Particular  attention  was  paid  the  past  year  to  the  construction 
of  necessary  wells  and  buildings.  At  each  of  several  points  two 
large  wells  have  been  sunk,  and  separate  reservoirs,  pumps,  wood 
sheds,  ike.  have  been  erected.  These  were  so  far  advanced  be 
fore  the  winter  commenced,  that  we  have  not  experienced  the 
usual  difficulty  arising  from  the  freezing  of  pumps,  bursting  of 
pipes,  &c.  The  pump  houses  have  been  furnished  with  fire 
places,  and  the  pipes  arranged  so  as  to  free  them  from  water  as 
soon  as  the  pumping  may  cease.  This  prevents  in  a  great  meas- 
ure the  liability  to  derangement  from  freezing.  Other  advan- 
tages are  derived  by  having  double  wells  and  fixtures,  during 
seasons  of  drought.  The  wells  being  large  and  several  hundred 
feet  apart,  it  is  seldom  that  both  become  dry  at  the  same  time. 

The  principal  buildings  being  nearly  completed,  it  is  proposed 
either  to  repair  thoroughly  or  renew  the  bridges  during  the  year 
I860.  This  will  finish  nearly  all  the  proposed  permanent  im- 
provement of  the  structures  of  the  roach 

The  bridge  over  ihe  Roanoke  need  not  be  constructed  for  the 
next  three  years,  as  the  lease  of  the  bridge  from  the  Seaboard 
and  Roanoke  Company  has  been  extended  until  July,  1864. 

The  gradual  renewal  of  the  iron,  say  at  an  average  of  four 
miles  per  annum,  should  be  continued. 

Ballasting  and  an  additional  number  of  sills  should,  each  year, 
be  placed  in  the  track,  so  that  in  a  very  few  years  the  superstruc- 
ture may  be  without  serious  defect. 

The  cost  of  permanent  improvements  has  been  included  in  the 
maintenance  of  way,  depot  and  other  accounts,  as  it  was  thought 
best  to  close  the  construction  account.  The  increased  value  of 
the  Company's  property  from  these  improvements  is  about 
$36,000. 

The  details  of  all  improvements  are  given  under  the  usual 
heads,  as  follows. 
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ROADWAY,  INCLUDING  EARTHWORK,  BRIDGES, 
CULVERTS,  &c. 

The  work  of  enlarging  the  ditches  and  ballasting  the  road-way 
has  been  continued  throughout  the  year. 

Turnouts  at  Belfield  and  Pleasant  Hill  of  1600.  and  1200  feet 
respectiv  ly  have  been  graded. 

There  are  several  of  the  small  truss  bridges  of  8,  10  and  12 
feet  spans  over  slashes  or  small  streams,  which  should  be  replaced 
by  rock  or  brick  culverts,  in  order  to  render  the  road  safe  and 
permanent  at  these  points.  The  wood  work  of  many  of  the 
larger  bridges  will  require  thorough  repairs  during  the  year  1860, 
and  when  the  weafherboarding  shall  be  entirely  removed  for  the 
purposes  of  examination  and  repairs,  it  may  be  found  more  ad- 
visable to  renew  entirely  the  superstructures  of  two  or  three  of 
them,  than  to  continue  the  practice  of  patching. 

THE  TRACK. 

The  track  is  in  a  safe  condition.  About  4J  miles  of  new 
iron  have  been  laid  on  the  main  track  and  turnouts  since  the  1st 
of  January,  1859,  and  a  number  of  new  sills  have  been  added, 
our  purpose  being  to  place  them  at  an  average  of  two  feet  apart 
instead  of  two  and  a  half  to  three  feet  apart  as  formerly.  A  large 
number  of  decayed  sills  have  been  replaced  by  new  ones,  so  that 
the  sills  of  the  whole  road  are  in  a  better  condition  for  the  sup- 
port of  the  trains  than  they  have  been  for  many  years. 

A  turnout  of  1600  feet  in  length  has  been  constructed  with 
new  iron  at  Belfield,  and  one  of  1200  ft.  in  length  at  Pleasant  Hill. 

Four  or  five  miles  of  new  iron  will  be  required  upon  the  main 
track  in  1860. 

BUILDINGS. 

The  buildings  referred  to  in  the  last  two  annual  reports  were 
far  advanced  to  completion  during  the  year.  At  Stony  Creek, 
Jarratt's  and  Belfield  there  are  now  completed  two  new  and  dis- 
tinct water  stations,  with  all  necessary  buildings. 

The  warehouse  at  Belfield  has  been  much  improved  by  addi- 
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tional  brick  work,  and  by  flooring  over  the  space  formerly  occu- 
pied by  a  track  within  the  building.  This  flooring  gives  about 
one-third  more  storage  room.  A  house  to  quarter  hands  has 
been  erected  at  this  point. 

At  Pleasant  Hill  an  additional  well  and  station  buildings  have 
been  constructed.  The  warehouse  was  moved  and  renovated, 
and  rooms  fitted  up  for  the  convenience  of  passengers  and  agent. 
The  work  required  to  make  this  improvement  was  nearly  equal 
to  that  of  building  a  new  warehouse. 

At  Weldon  an  engine  house  has  been  erected  sufficiently  large 
to  hold  two  engines.  High  board  fencing  and  other  improve- 
ments have  been  made  for  the  better  security  of  wood  kept  at 
this  place. 

On  the  Gaston  branch,  a  new  warehouse  has  been  built  at  the 
Summit  station,  and  an  agent's  house  at  Gaston.  Timber  has 
been  ordered  for  water  stations  at  Ryland's  and  Summit. 

On  the  depot  lot  at  Petersburg  a  large  platform  for  cotton  has 
been  constructed,  and  a  small  house  for  a  locomotive  engine. 

An  addition  to  the  warehouse  at  Weldon  and  to  the  car  shed 
at  Petersburg  are  yet  required. 

ROLLING    STOCK. 

No  addition  has  been  made  during  the  year  to  the  locomotives, 
but  a  new  engine  will  be  required  in  1860. 

All  the  engines  are  in  good  working  order,  except  two  of  the 
smaller  class. 

The  additions  to  cars,  over  and  above  those  rendered  unfit  for 
service,  are,  one  first  class  passenger  car,  two  baggage  cars,  and 
four  box  freight  cars.  The  stock  of  cars,  taken  as  a  whole,  is 
in  a  better  condition  than  at  last  report. 

ACCIDENTS  TO  PERSONS. 

The  only  accident  causing  loss  of  life  or  limb,  occurred  on 
the  8th  of  November,    at  Gaston.     Joe  Copeland,  a  free  negro 
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train   hand,   was   caught  between  two    cars   while   in  the  act  of 
coupling  them,  and  killed. 

MOVEMENTS  OF  TRAINS. 

The  passenger  and  freight  trains  were  run  with  regularity,  and 
the  only  failures  to  carry  through  the  mails  in  time  were  as  fol- 
lows : 

January  11th,  a  small  bridge  was  burned,  causing  a  delay  of 
the  mail  train. 

March  25th,  a  freight  train  ran  off  the  track  near  the  17th  mile 
post,  causing  a  delay  of  the  mail  train. 

August  1st,  the  lock  was  broken  and  the  switch  changed  at 
Blunt's  turnout  by  some  evil  disposed  person,  and  in  consequence 
the  mail  train  was  thrown  from  the  track  about  dusk. 

On  the  same  day  the  accommodation  train  of  the  Gaston  road 
wras  thrown  from  the  track  near  Fountain's  Creek,  by  passing 
over  a  cow. 

October  31st,  an  axle  of  the  tender  broke  near  Belfield,  caus- 
ing; a  delay  of  the  mail  train. 

EXPLANATIONS  OF  TABULAR  STATEMENTS. 

Table  A  showrs  the  aggregate  and  details  of  expenditure  for  the 
operations  of  the  road  in  1859. 

B  and  G. — Lists  of  rolling  stock,  with  present  value,  made 
up  by  estimating  separately  each  engine  and  car. 

C,  D  and  H. — Lists  of  machinery,  tools  and  materials  for  re- 
pairing and  constructing  engines  and  cars. 

E. — Inventory  of  the  articles  in  the  Company's  storeroom. 
F  shows   the  quantity  of  wood,  lumber,  tools,  &c.  in  charge 
of  the  Road  Master. 
I. — General  inventory. 

J. — List  of  officers,  &c,   and  the  amount  paid  each. 
Respectfully  submitted, 

C.  O.  SANFORD, 

Gen.  Superintendent. 
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Jin  Inventory  of  Stationary  and  other  Machinery,  Tools,  fyc,  for 

repairing  all  metal  work  of  engines,  cars,  coaches,  Sfc,  of 

the  Petersburg  R.  R.  Company,  January  1st,  1860. 

R.  B.  Andrews,  Master  Machinist. 


2  Slide  Lathes,  $300  each, 600  00 

1  Long  Wheel  Lathe, 500  00 

2  Hand  Lathes,  $50  each, 100  00 

1  Wheel  Press, 350  00 

1  Old  Wheel  Press, 35  00 

2  Drill  Presses,  $100  each, 200  00 

I  Planing  Machine, 75  00 

16  Vices, 208  00 

7  Smiths'  Bellows, 250  00 

7  Anvils  and  Tools, 400  00 

Hand  Tools  in  shop, 600  1)0 

7  Stoves, 100  00 

1  New  Cylinder  Pump,  made  in  Company's  shop, . .  35  00 

1  Force  Pump,  double  cylinder, 220  00 

1  Pair  Scales, 50  00 

25  Jack  Screws, 150  00 

1  Stationary  Engine  in  Company's  shop, 2.300  00 

1  Portable  Engine, 800  00 

1  Bolt  Cutter, 410  00 

Tools  and  Fixtures  in  brass  foundry, 250  00 

2  Iron  Snow  Ploughs, 225  00 

225  Feet  India  Rubber  Hose, 90  00 

7  Oak  Bumpers, 14  00 

$7,962  00 
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Ail    Inventory  of  Materials  for  Repairs    of  all  metal  work  in 

company'' s  work  shops  of  the  Petersburg  Railroad  Co.,  on 

the  1st  Jan.,  i860.— R.  B.  Andrews,  M.  M. 


25  Plate  Wheels,  at  $12  each, 300  00 

3  Spark  Arresters,  at  $110  each, 330  00 

21000  Pounds  Old  Spring  Steel,  at  4c.  per  lb., 840  00 

216U0  Pounds  Old  Axles,  at  3c.  per  lb., 648  00 

Extra  Machinery  for  locomotives, 250  00 

Extra  Packing  Rings, SO  00 

816  Pounds  Copper  Elues,  at  37  per  lb., 301   92 

Patterns, 2.000  CO 

24  Switch  Stands, 290  00 

27.000  Pounds  Castings,  for  Engines  and  turnouts, 

4c.  per  lb., 1 .080  00 

2000  Pounds  Frog  Steel,  at  7c.   per  lb., 140  00 

40000  Pounds  Bar  Iron,  at  3ic.  per  lb., 1.400  00 

12400  Pounds   Locomotive  Tires,  at  12^c.  per  lb.,  1.550  00 

4000  Pounds  Couplin  Irons,  at  5c.  per  lb., 200  00 

27  Tons  old  cast  Iron,  at  $25  per  ton, 675  00 

100  Pounds  Packing,  at  20c.  per  lb., 20  00 

Assorted  Files, 150  00 

4000  Bushels  Cumberland  coal  (smiths')  at  16c  per 

bushel 640  00 

500  Bushels    Charcoal,  at  6-^-c.  per  bushel, 31   25 

300  Bushels  Red  Ash,  at  20c.  per  bushel, 60  00 

$10,986    17 
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*#/i  Inventory  of  articles  in   Co?npavy's   store  room  on  the  1st  of 
January,  i860 — T.  H.  Bond. 


850  Pounds  Bacon,  at  9c.  per  lb., 

535  gals.  Sperm  Oil  for  Machinery,  at  $1  25  per  gal 
35  gals.  Binacle  Oil  for  Head  and  Coach    Lights  at 

$1  40c.  per  gal 

38  gals.  Black  Japan,  at  $1  25  per  gal 

30  "  English  Coach  Body  Varnish,  at  $4  per  gal 
10     "     Dumas  Varnish,  at  $2  50  per  gal 

10  "     Light  Copal  Varnish,  at  $2  50  per  gal..  . . 

25     "     Inside  Varnish,  at  $2  50  per  gal 

30  Pounds  Bright  Vermillion  Red,  $1  50  per  lb.,. . 
60  Pounds  White  Lead,  (pure)  9fc.  per  pound.  . . 
50  Pounds  French  Zinc  Paint,  12c.  per  pound.  .  . . 

40  gals  Japan,  at  $1  25c  per  gal 

100  Pounds  Roof  Paint,  $8 

2  Diamonds,  at  $6 

41  Double  thick  Coach  Glass, 

6  Pounds  Ultra  Marine  Blue,   60cper  lb., 

Stove  for  Paint  Shop, 

Paint  shop  Tools  and  fixtures, 

800  Pounds  Waste,  at  9c.  per  lb., 

1  Bbl.  Car  Oil,  35  gals,  at  80c.  per  gal 

9  Bbls  Lard,  2421  lbs.  at  10c.  per  lb., 

8  Kegs  Nails,  800  lbs.  3±c.  per  lb., 

1  Keg  Lard  60  Pounds,  at  10c.  per  lb  , 

1 1  Blankets,  90c.  each, 

2  Dozen  Shovels,  $10^  per  doz., 

6  Spades,  at  $11  per  doz., 

10  Negro  Shirts,  65c.  each, 

20       "       Hats,  62lc.  each, 

77  Pr  "      Brogans,  $1  65c.  per  pair 

18  Reams  Foolscap,  Writing  Paper,  and  Inks 

Assorted  Brass  and  Iron  Screws, 

9  Negro  Coats,  at  $3  25c.  each, 

8     "     Pants,  at  $1  25c.  each, 

Flannel  for  Signal  flags, 

3  Pair  Fairbanks'  Platform  Scales, 

Oil  Fixtures 
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«/2?i  Inventory  of  Materials  and  Tools,  of  Road  Master,  on  1st  of 
January  1860. — D.  S.  Lanier,  Road  Master. 


2169  Cords  Wood, 

123000  Feet  Lumber, 

60.000  Shingles, 

50.000  Bricks, 

1.600  Cross-ties, 

8  Crank  Cars, 

9  Pole  Cars, 

110  Turnout-ties, 

4  Dirt  Cars,  $120  ;   1  Flat  Car,  $50, 

Tools  of  Section  masters, 

"     "     Stone  masons, 

Tools, 

Road  Carpenters^  Tools  and  Materials. 

2  Crank  Cars, 

1  Pole  Car, 

Spades,  Picks,  &c, 

15  Pair  Shoes, 

12  Axes  with  Helves, 

3  Kegs  Nails, 

2  Spiking  hammers, 
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00 

52 

00 

24 

00 

15 

00 

12 

00 

6  00 

G-. 
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Jin  Inventory  of  Rolling  Stock,    other  than  Locomotives,  of  the 
Petersburg  R.  R.Co.,  Jarty.  1st  i860, — Alex'r  Wright. 


& 


9  First  class  Passenger  Coaches, J  8.000  00 

5  Second  class       "           "          7.000  00 

5  Baggage  and  Mail  Coaches, : 7.000  00 

83  Box  Freight  Cars, 50.850  00 

33  Flat       "       "        18.485  00 

14  Dump  Cars, 2.680  00 

Pole        "      350  00 

Crank    "      250  00 

3  Omnibusses,  for  through  Passengers, 2.050  00 

Baggage  Wagons     for  "         "         and  new  body,  185  00 

4  Sets  of  new  Trucks  for  Coaches, 1.100  00 

16  Hand  Trucks  for  Depots, 144  00 


$108.94  00 
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—  _  .  | 

An  Inventory  of  Machinery,  Tools  and  Material  for  repairs  and 
renewals  of  Coaches,  Cars,  Omnibusses  4"c,  of  Petersburg  Rail- 
road Co.,  Jan'y  1st,  1860 — Alex'r  Wright,  Mas.  Carpenter. 


1  Stationary  Engine, -     -     -'    -   1500  00 

1  Planing  Machine  $290 ;  1  Circular  Saw  $50,     -     -  340  00 

1  Upright  Saw  40,  1  Groove  &  Rabbit  Saw  $100-     -  140  00 

Shafting,  Pullies,  Drums  and  Belts, 150  00 

18  Work  Benches, 135  00 

Patterns, 300  00 

1  Large  Grind  Stone  $15;  1  Vice  $6, 21  00 

4  Stoves  with  Drums,    -     -     -     - 38  CO 

Sundry  other  Tools  and  fixtures,  -     -     -     -     -     --  175  00 

15000  Feet  1  Inch  White  Pine,  at  $40  per  1.000  feet,  600  00 

2000      "      li  "         "         "     at  $40   "       "       "  -  80  00 

1000      "       H  "         "          "     at  $40  "       <<       "  -  40  00 

1000      "      2*"  "         "         "     at  $40  "       "       "  -  40  00 

1000      "      3     "         "         "     at  $40  "       "       "  -  40  00 

500        "      4     "         "         "     at  $40  <-       "       "  -  20  00 

2000      "      f     "  Popular            at  $35  "       "       "  -  70  00 

12000    "  Yellow  Heart  Pine,      at  $25  "       "       "  -  300  00 

2000      "  2  Merchantable  Pine,  at  $18  "       "       "  -  36  00 

1000      "  H  Inch      "          "       at  $17  "       "       <•  -  17  00 

2000      "  l"  Inch       "         "       at  $16   "       "       "  -  32  00 

12000     "  Ash                               at  $25  "       "       "  -  300  00 

200         "  Mahogany  at  20c.  per  foot, 40  00 

50  feet  Walnut,  at  6c.  per  ft., 3  00 

2000  "  White  Oak,  at  $25  per  1.000  ft.,  -     -     -     -  50  00 

A  lot  of  Hickory, 20  00 

10.000  Pounds  Castings,  at  4c.  per  lb.,     -     -     -     -  400  00 

300  Pounds  Bolts  9c.  per  lb.  900  lbs  Cut  Nails  4c.  per  lb.  63  00 

25  Pounds  Washers  assorted,  Brass  and  Iron  Screws,  29  60 

369  Pounds  India  Rubber  Springs,  60c.  per  lb.,      -     -  221   40 

48  Steel  Coach  and  Car  Springs,  3832  lbs.   9±c  per  lb.  364  04 

200  Pounds  India  Rubber  Springs,  50c.  per  lb.,      -     -  100  00 

40  Pounds  English  Glue,  at  18c.  per  lb., 7  20 

Paints,  Varnish,  Brushes  and  Buckets  in  my  Department,  50  00 

3  Large  Water  Tanks  for  the  Road  Depots,  -     -     .     -  600  00 


.322  24 
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Inventory  of  Property  owned  by  the  Petersburg  Railroad  Company 
January  1st.,  I860,  at  its  actual  present  value. 


$ 


Item  1.  40J  miles  R.  R.  Iron,  50  lbs.  per  yard,  f  3000  per  mile. 

"     2.  9. V  miles       "         "     45      "         "         $2200  per  mile, 

"     3.  9-|  miles       "         "      50      "         "        $4700  per  mile, 

"     4.  2  J  miles       "         "      50      "         "        inside  tracks  and  at 

Garysburg,  $4700  per  mile, 

"     5.  19  miles  R.  R.  Iron,   Gaston  branch  including  side  tracks, 

$4700  per  mile, i 

"     6.  Old  Rails  on  hand, 

"     7.  Turnouts,  Spikes,  Chairs,   and  joint  pieces  on  all  the  line 

including  Gaston  branch, 

New  Iron,  Chairs  and  Spikes  on  hand, 

Bridges  and  Trestlework  on  the  line, 

Sills  on  the  main  road  and  Gaston  branch, 

Buildings  and  Lots  at  Petersburg,  Weldon,    Gaston,  Stony 
Creek,  Jarratt's,   Belfield,   Pleasant  Hill,  Summit,  and 

along  the  line, 

Right  of  Way. 

Grading,  water  drains,   small  bridges,   forming  road  way, 
and  gravelling, 


9. 
10. 
11. 


12. 
13. 


■  14.  Locomotives,  as  per  statement B, 

15.  Stationary  Machinery  and  Tools,   for  repairing 

all  metal  work,  as  per  statement C, 

16.  Materials  for  repairing  and  building  all  metal 

work  as  per  statement D, 

17.  Articles  in  Co's  store  room,  per  statement  ...E, 

18.  Wood,  Lumber,  Cross  ties  and  Bricks  on  hand, 

as  per  statement F, 

19.  Rolling  stock,   other  than  locomotives,  as  per 

statement G, 

20.  Machinery,  Tools  and  Materials  for  repairs  and 

renewals,  in  carpenter's  shop,  as  per  state- 
ment   H, 


"  21.  Office  furniture  and  fixtures  in  Petersburg  and  on  the  line, 


88.800 

00 

7.902 

00 

10.986 

17 

2.479 

35 

7.981 

20 

108.094 

00 

6.322 
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Total  value  January  1st,  I860,. 
Total  value  January  1st,  1859,. 


Increased  value  of  property, . 


121.000  00 
29.000  00 
44.650  00 


11.750 


89.300 
1.800 

39.000 

500 
36.000 
57.000 


137.000 
33.000 

431.800 


232.624 


3.200 


$1,260,124 
$1,223,526 


$36,598 


0(i 


On 
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superintendent's  report 


List  of  officers  of  the  Petersburg  Railroad  Co.,  and  salary  paid  each. 


OFFICERS. 


OFFICES- 


Salary 
per  annum. 


When 
Payable. 


Wm.  T.  Joynes, 

A.  G.  Mclfwaine. 

John  Kevan, 

Robert  Leslie, 

D.  B.  Tennant,.... 

R.  A.  Martin, 

C.  O.  Sanford, 

D.G.  Potts, 

Thomas  H   Bond, 

A.  J.  McKenney, 

Wm.  N.  Jarratt, 

W.H.  Judkins, 

J.  C.  Pope • 

B.  P.  Ellis  and  hands, 

J.  B.  Tilgtaman  and  assistant, 

W.  T.  Tucker 

B.  Rainey 

D.  B.  Tiller, 

JohnE.  Wilis, , 

N.  S.  Thrift, 

T.  C.  Christian, 

J.  J.  Hawkins,. 

J.  A.  Rivers. 

Samuel  G,  Jo.ies, 

N.  G.  Curtice, 

R.  B.Andrews, 

Alexander  Wright, 

J.  Bradburn 

A.  R.  Thomas, 

James  Turner, 


President, . 
Directors. 


General  Superintendent, 

Treasurer, 

Station  Agent  and  Superintendent's  Clerk 
Agent  at  Stony  Creek, 

"       Jarratt's, 

"       Belfield, 

"       Pleasant  Hill, 

"       Garvsburg, 

"       Weidon, 

"      Gaston, 

'•'       Summit, 

"       Ryland's, 

Freight  and  Ticket  Agent,  Petersburg, 

"  "   assistant,  "        

Outward  Freight  Agent,  "        

';  "  k!     assistant  "        

Inward         -•'  ':  "        .... 


Monthly. 


jYard  Master, 
'Master  Machine  Shop, 

Master  Car  Shop, 
■  Foreman  Paint  Shop, 

Conductor  Mail  Train,. 


Wm.  K.  Mages 

B.  T.  Powell,. 
Wm.  G.  Bnggs 
J.  A.  Wormsk-; 
John  Suitor,... 
D.  ^.  Lanier,.. 
L.  Hushes,.... 
John  iringee... , 

C.  Consadine,. 
Pat,.  Keliev,   . . 

J.  B.  Irviu, 

J.  H.  Jarratt,.. 
Wm-  J  Moore. 
J.E.  Kelley,.. 
M.  Mulchi,.... 


<:         Freight 
Carnage  Master,... 


Road  Master,... 
.  Section  Master, . 


Master  Bridge  Repairs. 
Track  Layer, 


T.  R.  Lawthers, Engineer  Mail  Train, 

Wm.  Smith' i        "  "        "       

John  A.  Green, ;        "  '•'        "       

Wm.  H.  Brown, Engineer  Freight  Train, 

B.B.Branch, "  "  "       

John  Roberts, :        "  "  "       

W.W.White, , i        "  "  "       

John  W.   Spires, j  Engineer  Grave!  and  Material  Train,. 

John  H.  Harrison, Engineer  Freight  Train, 


2000  00  Quarter!  v. 


2500  00 

1800  00 

850  00 

350  00 

350  00 

350  00 

350  00 

550  00 

1500  00 

400  00 

350  00 

350  00 

850  00 

480  00 

1000  00 

850  00 

800  00 

400  00 

720  00 

1200  00 

900  00 

700  00 

720  00 

720  00 

720  00 

540  00 

540  00 

540  00 

540  00 

900  00 

500  00 

500  00 

500  00 

500  00 

500  00 

500  00 

500  00 

600  00 

600  00 

per  month. 

70  00 

70  00 

70  00 

70  00 

70  00 

70  00 

70  00 

70  00 

70  00 


In  the  Machine  Shop  14  whites,  at  an  average  of  $1  68  per  day,  payable  monthly. 

In  the  Car  Shop  17  whiles,  at  an  average  of  S'l  60  per  day  payable  monthly. 

22  hands  hired  for  the  year  as  firemen,  train  hands  and  blacksmiths  at  an  average  of  $133  pay'e  yearly 

8  hands  hired  for  the  year  in  Car  shop,  at  an  average  of  $191  87  each,  payable  yearly. 
9S  hands  on  the  road  tor  repairs  and  depots,  at  an  average  of  §110  each,  payable  yearly. 

9  carpenters  on  the  line  for  repairs  of  bridges  and  depots,  at  an  average  of  §207  each  yearly. 
4  painters  at  an  average  of  .*1  75  per  day,  payable  monthly. 

*14  free  hands  at  .$'19  per  month  as  firemen  and  train  hands. 


*Not  stated  in  previous  reports. 
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At  a  regular  annual  meeting  of  the  Stockholders  of  the  Peters- 
burg Railroad  Company,  held  in  the  council  chamber  of  the  city 
of  Petersburg,  on  Wednesday  the  21st  day  of  March,  1860. 

On  motion  of  Mr.  D'A.  Paul,  Mr.  Joseph  D.  White  was 
unanimously  chosen  Chairman  and  David  G.  Potts,  Secretary. 

On  motion  of  Mr.  A.  G.  McIlwaine,  a  committee  of  three 
was  appointed  by  the  chair  to  examine  proxies.  A.  G.  McIl- 
waine, M.  H.  Hobbs  and  Robert  A.  Martin,  were  appointed 
said  committee,  who  reported  the  proxies  to  be  in  due  form. 

The  Secretary  then  proceeded  to  call  the  list  of  Stockholders, 
whereupon  there  was  found  to  be  present  one  thousand  six  hun- 
dred and  seventy-six  votes,  which  being  more  than  a  majority 
of  the  whole,  the  meeting  was  duly  organized  and  proceeded  to 
business. 

On  motion  of  Mr.  A.  G.  McIlwaine,  the  report  of  the  Pres- 
ident and  Directors  was  received  and  adopted. 

On  motion  of  Mr.  F.  E.  Rives,  the  report  of  the  "Committee 
of  Examination"  was  received,  adopted  and  ordered  to  be 
printed  with  the  report. 

Mr.  Andrew  Kevan  offered  the  following  resolution: 
Resolved,  That  the  President  and  Directors  are  hereby  author- 
ized and  requested  (if  the  holders  wish,)  to  pre-pay,  before  due 
day,  the  bonds  of  the  Company  due  in  1863  and  1864,  at  par, 
also  as  many  of  the  bonds  falling  due  thereafter  on  such  terms 
as  they  may  deem  advantageous  to  the  Company. 

On  motion  of  Mr.  A.  C.  Butts,  the  whole  matter  was  indefi- 
nitely postponed. 
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PROCEEDINGS. 


On  motion  of  Mr.  D'Arcy  Paul,  the  meeting  went  into  an 
election  of  President  and  Directors  for  the  ensuing  year  ;  where- 
upon, on  motion  of  Mr.  Paul,  Wm.  T.  Joynes,  Esq.,  was 
unanimously  re-elected  President,  and  A.  G.  McIlwaine,  Ro. 
Leslie,  John  Kevan,  Ro.  A.  Martin  and  Ro.  A.  Hamilton, 
were  unanimously  elected  Directors. 

On  motion  of  Mr.  A.  Kevan,  John  H.  Patterson,  D'Arcy 
Paul,  A.  C.  Butts,  John  Donnan  and  David  May  were 
appointed  the  "Committee  of  Examination"  for  the  ensuing  year. 

On  motion  of  Mr.  A.  Kevan,  the  meeting  adjourned  to  meet 
in  the  council  chamber  on  the  third  Wednesday  in  March,  1861. 


David  G.  Potts. 

Secretary. 


JOSEPH  D.  WHITE, 

Chairman. 
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The  Committee  appointed  at  the  last  annual  meeting  of  the 
Stockholders  of  the  Company  to  make  examination  generally 
into  the  management  of  the  affairs  of  the  Company,  would 
respectfully  report,  that  they  have  as  far  as  practicable,  discharged 
the  duties  assigned  them. 

On  the  21st  of  February,  the  Committee  accompanied  by 
W.  T.  Joynes  and  C.  O.  Sanford,  Esqs.,  on  an  extra  train, 
passed  over  the  line  of  the  road,  and  carefully  examined  all  the 
depots,  water  stations,  bridges,  and  the  road  itself.  The  depots 
and  water  stations  that  were  completed  we  found  in  good  order 
and  consider  the  alterations  made  a  great  improvement.  The 
bridges,  although  we  consider  them  perfectly  safe,  need  some  re- 
pairs, and  we  saw  where  Mr.  Sanford  was  making  preparations 
for  a  thorough  overhauling  of  them.  The  road  itself  we  found  in 
good  order,  in  fact  in  better  order  than  we  could  have  expected 
at  that  season  of  the  year.  We  also  examined  the  depot  and 
offices  in  the  city,  and  found  them  in  good  order.  The  new 
platform  for  cotton  must  prove  a  great  convenience.  We  then, 
accompanied  by  Mr.  Sanford,  examined  the  work  shops,  en- 
gine house,  and  water  works  at  Cedar  Grove,  and  were  shown 
through  both  departments  by  Mr  Andrews,  the  master  machinist, 
and  Mr.  Wright,  the  master  carpenter,  who  took  great  pains  in 
explaining  to  us  the  use  of  the  machinery  in  their  different  de- 
partments, and  we  found  everything  appertaining  to  their  depart- 
ments in  good  order. 

Your  Committee  examined  the  report  to  be  exhibited  to  the 
annual  meeting,  with  the  books  of  the  Company,  and  found 
them  to  agree.     The  report  will  speak  for  itself,  and  so  long  as 
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the  affairs  of  the  road  are  managed  as  they  now  are,  the  Compa- 
ny in  our  opinion  must  prosper. 

All  of  which  is  respectfully  submitted, 

JOHN  H.  PATTERSON, 
AUG'T  C.  BUTTS,     . 
JOHN  DONNAN, 
DAVID  MAY, 
D'ARCY  PAUL. 
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